Improvement  Res.  No.  975-1958 


For  the  Vacation  of  the  first  alley  south 
of  Richardson  Street  from  the  west 
property  line  of  Lot  No.  I4,  Rockhill  Heirs 
Addition,  Block  2k,  to  the  east  property 
line  of  Lots  No.  1 and  11,  L.  M.  Bane’s; 
Addition. 


Resolution  Adopted: 

Nov.-l,  19,58 

Confirmed: 

Nov.  2U,  1958  j 

Bids  Received: 


Contract  Awarded: 


Contract  and  Bond: 

Contractor: 

4 f 


Report  Completed: 


Assessment  Roll  Confirmed: 
Jan.  2.3,  1959 


P.  0.  # i*0>^8 

DFWARATORY  RESOLUTION 


For  the  Vacation  of  the  first  alley  south  of 
Richardson  Street  from  the  west  property  line  of 
Lot  No.  1*,  Rockhill  Heirs  Addition,  Block  21*, 
to  the  east  property  line  of  Lots  No.  1 and  11, 
L.  M.  Bane's  Addition. 


PLANS  ORDERED:  Sept.  15,  1958 

ADOPTED:  Nov.  lf  1958 


ADVERTISE  : Nov.  6 & 13,  1958 

HEARING  ON  CONFIRMATION:  Mon.,  Nov.  21*,  1958,  6:30  P.M. 

CONFIRMED:  Nov.  21*,  1958 


ASSESSMENT  ROLL  ORDERED:  Nov.  21*,  1958 
ASSESSMENT  ROLL  AFPROVED:  Dec.  23,  1958 
HEARING  ON  CONFIRMATION 

OF  ASSESSMENT:  Mon.,  Jan.  19,  1959,  6:30  p.m. 

NOTICFS  SFRVED:  Jan.  6,  1959 

Final  Assmt.  Roll  Ordered:  Jan.  19,  1959 

ASSESSMENT  ROLL  CONFIRMED:  Jan#  23,  1959 


/ 


DECLARATORY  RESOLUTION  No, 


97  5 .*58 


For  the  Vacation  — Qponing  Condemnation  of  ri^ht  «{  may  u»r  piu  i ^ f y.he  f i ,~i  ] 

south  of  Richardson  Street  from  the  west  property  line  of  Lot  No.  4t  £ocic- 
Addition, — B2j?ck,  £4, — tQ — the  east  property  ± in of  Lota  No.  1 and 

.11* k.M«. -Bane's  Addition. 


Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that  it  is  desired  and  deemed 
necessary  to  .y.ac ate -th.e,  first  alley  aQUll-_aiLJLichar  dson  Ltr- tit  from  the  we^.r 
.property  ling  of  LQt—4.a>.  .4*— fiaslLliill  Heirs  Addition,  ainr...  to  the  eA.cit 


.Ha*— l-_emd  13 


JS&n&Lff  Addition. 


All  as  shown  by  a plan  of  such  proposed-Ommimj  -Vacation  rnnrioninnf.  n nf.ripht  n<  ,)tlt|t,. 

g*1*0000  18  above  described,  now  on  file  in  the  Office  of  the  Department  of  Public  Works  of  the  Citv  of 

Fort  Wayne,  Indiana 


The  cost  of  said  Vacation -■■Qponing  Cendemmitirwi  of  nifrfat  of  »nn  f,nr  ..hu  , f p^g-at;  ohaii  be 
sessed  against  the  property  beneficially  affected  thereby. 


as- 


A The  property  which  may  be  injuriously  or  beneficially  affected  by  such  Crntbr.i 

nation  of  eight  of  way  for  utility  p«yaooti  is  described  as  follows:  Lots  4 to  5 inclusive,  Rocic- 
hill  Heir's  Addition,  Hlock  24;  Lots  1 to  11  inclusive,  L.M.  Bane's  Addition 
and  part  of  Lot  21,  Ewing’s  Out  Lot.  All  additions  inclusive  to  the  City  of 

Fort  Wayne,  Indiana. 

AH  loto  and  lands 


All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General  Assembly  of  the  State  of 
Indiana,  entitled  An  Act  Concerning  Municipal  Corporations”,  as  approved  March  6,  1905  and  the  provi- 
sions of  all  acts  amendatory  thereto  and  supplemental  thereof,  including  the  right  to  bond  assessments  as 

in  said  law  ordered. 


Assessments  if  deferred  are  to  be  paid  in  ten  equai  installments  with  interest  at  the  rate  of  five  (5)<& 
per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne,  Indiana  be  or  be  held  responsible  for 
any  sum  or  sums  due  from  the  said  property  owner  or  owners,  or  for  the  payment  of  any  bond  or  bonds 
except  for  such  moneys  as  shall  have  been  actually  received  by  the  City  from  the  assessments  for  such 
property  damages  as  said  City  is  by  above  entitled  act  required  to  pay.  All  proceedings  had  in  the  making 
of  said  improvement,  assessment  of  property,  collection  of  assessments  and  issuance  of  bonds  therefor, 
shall  be  as  provided  for  in  said  above  entitled  act  and  all  amendments  thereto  and  supplement**  thereof! 


The  vacation  of  the  above  described  Bteeet  and  alley*  shall  be  subject  to  an  easement  for  the  uue  of  the 
y o ort  ayne,  Indiana,  and  other  public  utilities  for  the  construction  and  maintenance  of  sewers, 
water  mains,  gas  mains,  electric  poI<4  lines  and  conduits,  telephone  and  telegraph  pole  lines  and  conduits! 


All  Streets,  lots  and  lands  affected  by  the  above  described 

north  Yt  ..Q-f-_SectiQP  Thr_?ja.,„-T^jLghip-_  3Q  north . 
corporate  ■ limits  °J| 


VBCatio: 

.!^nfe.!' 

B Wayne, 


irt 


* ~4K  m i .*•*  m 


-Indiana 


\ 


U/ 


ADOPTED  THIS 
Attest: 


DAY  OF 


Secretary  Board  of  Public  Works. 


-y 


estate  on  the  alley  described  below , from 

for  its  entire  distance  to 

respectfully  petition  for  the  passage  of  a resolution  providing  for  the  vacation  of  the  first  alley 
south  of  Richardson  Street  from  the  west  property  line  of  Lot  No.  4,  Rockhill 
Heirs  Addition,  Block  24,  to  the  east  property  line  of  Lots  1 and  11,  L.  M.  Bane's 
Addition. 


[ 

1 

r 'r  j 

SEP  12  1958  1 

— i 

%■ 


Digitized  by  the  Internet  Archive 


in  2015 


https://archive.org/details/declaratoryresol0975unse 
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B.  0.  1*01*- '58 


Office  of 

Board  of  Public  Works 


Fort  Wayne  2.  Indiana 


39-392-5 

Jan.  19,  1959 


Date. 


To 


Mr*  Edward  Green,  City  Engineer 


Subject Vacation  - 975-1958 


the  first  alley  south  of  Richardson  Street. 

The  Board  determined  the  benefits  as  indicated;  prepare  the  final 
Assessment  Roll. 


E.  J.  Gallmeyer 
John  Cooper 
Orin  M.  Darling 
BOARD  OF  PUBLIC  WORKS 


c 

attach.  PI.  Assessment  Roll 


Signed 


Reply: 


January  21,  1959 


Final  assessment  roll  completed  and  attached 


— RECEIVER:  ANSWER  KEEP  3RD  COPY  & RETURN  1ST  COPY  TO  SENDER. 


Office  of 

Board  of  Public  Works 


l 

# 


Fort  Wayne  2.  Indiana 


B.  0.  # l*Oli-’58 


Date. 


39-323-17 
Nov.  2l±f  1958 


To ;ir.  ..DdwariL.-Grejan, City  .Engineer 

Subject Declaratory  Res.  975-1938 


To 


For  the  vacation  of  the  first  alley  south  of  Richardson  Street  from  the  west 
property  line  of  Lot  No.  4,  Rockhill  Heirs  Addition,  Block  2U,  to  the  east 
property  line  of  Lots  No.  1 and  11,  L.  M.  Bane's  Addition. 

Prepare  Assessment  Roll  of  Benefits  and  Damages. 


E.  J.  Gallmeyer 
John  Cooper 
Orin  M.  Darling 
BOARD  OF  PUBLIC  WORKS 


c 

attach.  Res.  & P.  0.  List 


Signed 


Reply: 


12-19-58 


Completed  and  attached.  Advertising  costs  of  $18.54 
property  owners. 


Edward  Green 
City  & Adm.  Engr. 


Signed 


SENDER:  REMOVE  & KEEP  2ND  COPY  — RECEIVER:  ANSWER  KEEP  3RD  COPY  & RETURN  1ST  COPY  TO  SENDER. 


Subject  Advertising  Costs  on  Peel a ratory  Resolution  #975 -1958 


Board  Order  #404-1958,  dated  November  24,  1958,  requests  that  — 
an  assessment  roll  of  Benefits  and  Damages  be  prepared  for  Declaratory  Resolution 
No,  975  which  provides  for  the  vacation  of  the  first  alley  south  of  Richardson 
Street  from  the  west  property  line  of  Lot  No.  4,  Rockhill  Heirs  Addition,  Block 
24,  to  the  west  property  line  of  Lots  No.  1 and  11,  L.  M.  Bane's  Addition. 

Peter  Hckrich  & Sons  is  the  only  benefited  property  owner  and  should 
pay  all  the  advertising  costs.  All  other  property  owners  will  be  assessed 
$1.00  Benefit  - $1.00  Damages. 

Please  advise  if  this  is  satisfactory  and-  also  the  amount  of 
the  advertising. 


City 

EG/mkh 


/ 


'/.c  ^ ^ f 

Edward  Green, 

and  Administrative  Engineer 


Signed 


Signed ; 

SENDER:  REMOVE  & KEEP  3RD  COPY— RECEIVER:  ANSWER  & KEEP  2ND  COPY— RETURN  1ST  COPY 


4 


B.O.  404  («£8) 


December  18^.958 


Mr,  Edv  rd  Green,  City  Engineer  Att*  Mr.  Don  Bodeker 
Declaratory  Res.  975-1958  - First  alley  south  of  Richardson  St.,  etc. 


In  order  to  complete  the  Assessment  Roll  on  Declaratory  Resolution  975-1958, 
the  advertising  costs  are  as  follows* 


News-Sentinel $9.27 

Journal  Gazette  - --  --  --  --  - 9,27 


Total  $18,54 


You  may  use  these  figures  in  assessing  property  owners  beneficially 

affected. 


KM:  ms 


-^Clerk 


B.  0.  § bOii-' 58 


39-323-17 
Not.  2hp  1958 


Mr.  Ldvard  Green,  City  engineer 
Declaratory  Rea.  975-1958 

For  the  vacation  of  the  first  alley  south  of  Richardson  Street  from  the  west 
property  line  of  Lot  So.  k,  ’ockhill  Heirs  Addition,  Flock  2k,  to  the  east 
property  line  of  Lots  No.  1 and  11,  L.  *.  Bane's  Addition. 

Prepare  Assessment  Roll  of  benefits  and  Lanages. 


d.  J.  Callmeyer 
John  Cooper 


c 


attach.  Fes.  k ?.  0.  List 


Office  of 

City  Plan  Commission 


FORT  WAYNE  2.  INDIANA 


® itg 


October  24,  1958 


Mr.  Donald  E.  Bodeker , Office  Engineer 
City  Engineers  Office 


We  have  reviewed  each  of  the  three  proposed  vacations  referred 
to  in  your  letter  of  October  21,  1958.  The  following  is  our 
recommendation  in  regard  to  each  of  the  three  matters. 

1.  Canal  Terrace,  from  the  south  property  line  of 
Dalgren  Avenue  to  the  south  property  line  of 
the  first  alley  south  of  Dalgren  Avenue. 

In  regard  to  this  matter,  we  refer  you  to  our  report  dated  April 
21,  1958  which  was  in  response  to  a request  for  an  opinion  from 
the  Board  of  Public  Works  (Board  Order  No.  183-58). 

2.  The  north  five  feet  and  the  south  five  feet  of 
Henry  Avenue,  from  the  east  property  line  of 
Poinsette  Drive  to  a point  226.8  feet  east, 
which  is  the  eastern  terminus,  making  the  right- 
of-way  40  feet. 

After  reviewing  the  proposed  vacation,  both  in  the  field  and  in 
the  office,  it  is  our  opinion  that  this  petition  for  vacation  should 
be  denied  for  the  following  reasons: 

a.  There  are  three  vacant  lots  on  the  north 
side  and  three  vacant  lots  on  the  south 
side  of  Henry  Avenue,  which  woxild  have 
this  portion  of  Henry  Avenue  as  their 
only  means  of  ingress  and  egress . 

While  we  realize  that  possibly  all  of  these 
lots  are  under  one  ownership,  there  is  al- 
ways a possibility  that  they  would  be  sold 
off  as  building  lots  since  they  are  platted 
as  such. 

b.  A 40  foot  right-of-way  would  not  be  adequate 
for  a street,  with  proper  improvement  and 


\3  ££*  A/o . 


CG  1 1 ti  n f if  o r t W a o n t 

t cr  j -5 


Office  of 

City  Plan  Commission 


2 


FORT  WAYNE  2.  INDIANA 


page  2 


adequate  part  strips. 


3.  The  first  alley  south  of  Richardson  Street  from 

- the  west  property  line  of  Lot  No.  4,  Rockhill  Heirs 

Addition,  Block  24,  to  the  east  property  line  of 
Lots  No.  1 and  11,  L.M.  Banes  Addition. 

From  a planning  standpoint,  we  have  no  objection  to  the  vacation 
oi  the  above  described  alley  for  the  following  reasons: 


a.  The  alley  does  not  serve  any  definite  pur- 
pose at  the  present  time,  other  than  for 
utilities  which  will  be  covered  in  the  engineers 
repor  t . 

b.  All  of  the  garages  presently  using  the  portion 
of  the  alley  not  to  be  vacated  would  have  ample 
room  for  turn-around  and  therefore  would  not 
need  the  eastern  part  of  this  alley  (part  to  be 
vacated)  as  a means  of  access  or  egress. 


Respectfully  submitted, 


CITY  PLAN  COMMISSION 


W JJ/pam 


office  of 

Board  of  Public  Works 


» 


39-206-4 

Date September  15,  1958 


Fort  Wayne  2.  Indiana 


# 


//-• 


B.O.  4o4( 58) 


To Mr.  Edvard  Green,  City  Engineer 

Subject VACATION  - first  all  oy  smith  of  Ri  chFsrd snri  Street 


The  Board  received  a petition  at  its  meeting  of  Monday,  September  15,  1958, 
for  the  vacation  of  the  first  alley  south  of  Richardson  Street  from  the 
west  property  line  of  Lot  No.  4,  Rockhill  Heirs  Addition,  Block  24,  to  the 
east  property  line  of  Lots  1 and  11,  L«  M.  Bane's  Addition. 

In  order  to  expedite  all  vacation  proceedings,  you  are  hereby  authorized  to 
contact  all  the  Governmental  Agencies  and  Utilities  for  an  opinion. 

Upon  the  completion  of  the  investigation,  you  may  prepare  preliminary 
plans  and  property  ownership  list  for  the  above  described  alley,  along 
with  an  opinion  from  the  City  Engineer  concerning  the  vacation  of 
public  property.  / /’ 


It  is  a fact  that  buildings  have  been  built  over  this  alley  and  have  been  in  existence 
many  years.  The  alley  has  been  used  only  to  the  east  line  of  Lot  No.  5 in  Rockhill 
Heirs  Addition  and  that  portion  which  is  proposed  to  vacate  has  not  been  used  for  a 
long  time.  It  is  necessary  to  retain  the  full  width  of  the  alley  for  a utility  easement 
and  while  there  is  no  public  benefit  from  the  vacation,  there  is  no  objection  from  an 
engineering  standpoint.  It  appears  that  in  this  case,  the  best  interests  of  the  propetty 
owners  adjoining  the  alley  will  be  serv 


JLH : j c 


Signed 


Reply:  g 


October  28,  1958 


Signed 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


# » 

NOTICE  OF  IMPROVEMENT 

OFFICE  BOARD  OF  PUBLIC  WORKS 

Fort  Wayne,  Indiana, 


975 


To. 


You  are  here'oy  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 

pass  Improvement  Resolution  nFo.  

providing  for  the  vacation  of  the  first  alley  south  of  Richardson  Street  from  the  west 
property  line  of  Lot  No.  4,  Rockhill  Heirs  Addition,  Block  24,  to  the  east  property 
line  of  Lots  No.  1 and  11,  L.M.  Bane's  Addition. 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  be  seen  in  the  office  of  the  Board 
of  Public  Works. 

The  Board  has  fixed 24 , ...1?58  #-t  6:30e  p.  

a date  and  time  when  they  will  hear-  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 

You  are  hereby  notified  that 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 

BOARD  OF  PUBLIC  WORKS 

J.  L.  HA  LLETT.  Secretary  1 

KtNNETH  McGRAW 

Clerk 


Improvement  Resolution  No.._  T 5 S -^For  iwrprnviaf;  The,  vaoitiom (V- TrfE First Alley South  Of 'Rich/i rosqm 


^•TR 


F'g-c 


The R.letr  Property  Line (Qfi Lot  Mo.  4-  ^ Toe*  mu Me  ir.5 — /Idditiqv 

IB/ist  ’^PtetfT'e.RTy  Live  Oe  L-or  s.  M — / Amd  II  y L . M . . ~B  4 k,-  £ ' s AdpueloaJ  . 


-Block: To  tK£. 


OWNER’S  NAME 


Texet?  BckTHcw  <£  Sc?a/s  Ia jc.. 
STE.I/EW5,  j "^■R.UCE  <J  LlwA  C. 
Be  \/E  n FdTJPEKA  y A"RfOOi_D  »J. 
TfeTETt  EClCRiCH  <3  Sc>kj^  |foC. 


/025- 

/657  /?4A^ 
/4£S" 


Tf. 

7>7'~ 
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<? 

/ TO  /j 
’ £1 
39  4 40  Uj.nj 


■OTICW  tilMD  OR 


HahOSoa)  ^3t. 


BLOCK 


24 

24 

24 

24 

24 

mcL 


DESCRIPTION 


*~R.$ck  h ill  fii>D 


L.f4.  iBflWES  >4  PD. 

Buj/m&S  Out  Lot  " Sec.  3-30-12. 

Feeder  Add. 


